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NOTES 
WOBURN, MA @ LAKEVILLE, MA @® MANCHESTER, NH 
1. WRITTEN DIMENSIONS ON THIS PLAN TAKE PRECEDENCE OVER THIS DRAWING HAS BEEN PREPARED IN DIGITAL FORMAT. 
DIG SAFE SCALED DIMENSIONS. THE CONTRACTOR SHALL USE CAUTION CLIENT/CLIENT'S REPRESENTATIVE OR CONSULTANTS MAY BE 
WHEN SCALING REPRODUCED PLANS. IN THE EVENT OF A PROVIDED COPIES i DRAWINGS AND SPECIFICATIONS FOR HIS/HER 
CONFLICT BETWEEN THIS PLAN SET AND ANY OTHER DRAWINGS INFORMATION AND/OR SPECIFIC USE ON THIS PROJECT. DUE TO THE 
POTENTIAL THAT THE PROVIDED INFORMATION MAY BE MODIFIED 
AND/OR SPECIFICATIONS OR CONDITIONS, THE ENGINEER SHALL UNINTENTIONALLY OR OTHERWISE, ALLEN & MAJOR ASSOCIATES, 
BE NOTIFIED BY THE CONTRACTOR. ALL SITE ITEMS SHALL BE INC. MAY REMOVE ALL INDICATION OF THE DOCUMENT'S 
LAID OUT AND AS BUILT BY A LICENSED LAND SURVEYOR. AUTHORSHIP ON THE DIGITAL MEDIA. PRINTED REPRESENTATIONS OR 
GRAPHIC SCALE PORTABLE DOCUMENT FORMAT OF THE DRAWINGS AND 
SPECIFICATIONS ISSUED SHALL BE THE ONLY RECORD COPIES OF 
ee ee ° A UN SECA NCS oR MODE 
PROVIDE INFORMATION. ANY ALTERATION, MISUSE, OR a DRAWING TITLE: SHEET No. 
BEFORE YOU DIG RECALCULATION OF INFORMATION OR DATA WITHOUT THE 
CALL 811 OR EXPRESSED, WRITTEN CONSENT OF ALLEN & MAJOR ASSOCIATES, ( IN FEET ) 
1-888—DIG—-SAFE INC. IS STRICTLY PROHIBITED. Linch = 40 ft, CONTEXT PLAN FIG-1 


1-888-344-7233 
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SHARED PARKING SUMMARY TABLE 


"MIXED—USE” SHALL BE THE SUM OF USES COMPUTED SEPARATELY Ee: 


*FOR MIXED-USE DEVELOPMENT, THE FIRST 3,000 SQUARE FEET OF 
NON—RESIDENTIAL SPACE IS EXEMPT FROM THE PARKING 
REQUIREMENTS OF SECTION 6.1 IN THE ARLINGTON ZONING BYLAW 


SERVICE: 5,377 S.F. 

1 PER 300 S.F. ~1 x (5,377-—3,000)/300 = 7.9 
BUSINESS: 1,255 S.F. 

1 PER 500 S.F.— 1 x 1,255/500 = 2.5 








BICYCLE PARKING SUMMARY TABLE 














SHORT TERM BICYCLE PARKING (EXTERIOR) 


LONG TERM BICYCLE PARKING (INTERIOR) 


USE CALCULATION MIN. REQUIRED TOTAL PROPOSED USE CALCULATION MIN. REQUIRED TOTAL PROPOSED 
: 2 
a 
1 
8 








.1 PER UNIT 
APARTMENT s ona 
BUILDING 12 MOO 


REQUIRED 
OTHER RETAIL: 1,951 S.F. 


1 PER 300 S.F. ~1 x 1,951/300 = 6.5 
ONE-BEDROOM APARTMENT UNIT (APARTMENT: 13 UNITS) 
‘bela: PER OUND Tor oe 13; = T20 


TOTAL REQUIRED PARKING BASED ON INDIVIDUAL USES: 3129 
TOTAL PARKING PROVIDED: 16* 











0.6 PER 1,000 SF 
OTHER RETAIL OR 


SERVICE 











(4348) X 0.6 = 
4.4 REQUIRED 
















OPER 1000:°SP 





0.3 PER 1,000 SF 





BUSINESS 





BUSINESS 





ADA SPACES REQUIRED: 


(1-25) TOTAL PARKING SPACES PROVIDED, 1 SHALL BE THE MINIMUM ADA PARKING 
PROVIDED, 1 SPACES BEING VAN ACCESSIBLE. 


LEGEND 


PROP. PROPERTY LINE 














1.5 PER UNIT 
APARTMENT oe, 20 
BUILDING 13X% 1.5 = 19.5 
REQUIRED 
0.1 PER 1,000 SF 
OTHER RETAIL OR 3 
SERVICE (7338) x 0.1 = 
0.7 REQUIRED 
Ss 
26 

















" SIGN 
PROVIDED 1 SPACES, 1 BEING VAN ACCESSIBLE. BICYCLE PARKING TABLE NOTES: 
1. REQUIRED NUMBER OF SPACES ARE FROM BICYCLE PARKING GUIDELINES, BOLLARD 

PARKING TABLE NOTES: APPENDIX A BIKE PARKING BY-LAW. ae 

1. SECTION 6.1.10, C. FOR A MIXED-USE DEVELOPMENT THE FIRST 3,000 SF OF 
NON-RESIDENTIAL SPACE IS EXEMPT FROM THE PARKING REQUIREMENTS OF THIS ST DING ARC HIRECTURE 
SECTION 6.1. 

2. SECTION 6.1.11, STANDARD PARKING STALLS SHALL BE 8.5’X18’, AND DRIVE BUILDING INTERIOR WALLS 
AISLE WIDTH SHALL BE 24’ FOR TWO-WAY TRAFFIC. ane 

* RELIEF REQUESTED FROM THE ARB FOR THE REQUIRED NUMBER OF PARKING 


, , PARKING STRIPING 
STALLS AND THE DRIVE AISLE REDUCED FROM 24 TO 20. 


HEAVY DUTY CONCRETE 
SIDEWALK 

ADA ACCESSIBLE RAMP 
PERMEABLE PAVERS 
SAW—CUT LINE 

PARKING COUNT 
COMPACT PARKING STALL 
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NEW CONCRETE DRIVE 
APRON, SEE DETAILS 









SAW CUT LINE 





PROFESSIONAL ENGINEER FOR 
PARK TERRACE 
(PUBLIC — VARIABLE WIDTH) 


ALLEN & MAJOR ASSOCIATES, INC. 
DUMPSTER ENCLOSURE AND 
HEAVY DUTY CONCRETE PAD 
REQUIRED/ 
ae EXISTING PROPOSED 
a 18,929+ SF aE 929+ SF 


124. ee FT La 24.84 FT 
MASS. AVE MASS. AVE 


O FT O FT 




































MINIMUM LOT AREA 
MINIMUM LOT AREA PER UNIT 








(8) SHORT TERM BIKE 


SERVICE 
STORAGE SPACES 


+669 SF 





Ht 
[A 









ils! 
i 









































MINIMUM FRONTAGE 





PERVIOUS PAVERS, 
SEE DETAILS 


EV CHARGING SPACE 











SERVICE 
+544 SF 





DESCRIPTION 





MINIMUM FRONT YARD SETBACK 
DE YARD SETBACK 
FAR YARD SETBACK 
LANDSCAPED OPEN SPACE 
USABLE OPEN SPACE 


MAXIMUM. HEIGHT 235: FI 


MAXIMUM HEIGHT STORIES 5 


455-457 
Ei a8 130 MASSACHUSETTS AVE 
ZONING TABLE NOTES: 


ARLINGTON, MA 02476 
1, THE REAR SETBACK (H+L)/6, FOR THE NEW ADDITION IS APPROXIMATELY 15.5 FT. 


(36+57)/6 = 15.5 FT. THE PROPOSED ADDITION HAS BEEN SITUATED OUTSIDE OF THIS 
SETBACK. THE EXISTING FOUNDATION IS SITUATED 0.6 FT FROM THE REAR PROPERTY 


TH 
US 
















APPLICANT\OWNER: 


2-14 MEDFORD STREET, LLC 
455 MASSACHUSETTS AVE, STE 1 
ARLINGTON, MA 02474 


PROJECT: 

































SERVICE 
+516 SF 


mt 
it 








NT 
iii 




















0% 






































OTHER RETAIL 
+574 SF 


T 
I 
IN 


PERVIOUS PAVERS, 
SEE DETAILS 


























OTHER RETAIL 
ie +549 SF 
= ADA PARKING SIGN 























(PUBLIC — VARIABLE WIDTH) 
ONE WAY—~— 


AG.2. SERVICE 


9.9. 4861 SE 


























MEDFORD STREET 




































: aes, LINE. THIS FOUNDATION IS TO BE MAINTAINED. PROJECT NO. 2729-03 | DATE: 8/20/2021 
gas 5.0’ 
= 2. SECTION 5.3.21. SUPPLEMENTAL REQUIREMENTS IN THE BUSINESS AND INDUSTRIAL SCALE: 1 DWG. NAME: 2729-03 
oo DISTRICTS, D. FOR MIXED USES AND ANY PERMITTED RESIDENTIAL USE NOT 






SPECIFICALLY IDENTIFIED IN THE TABLES IN SECTION 5.5.2, THE MINIMUM OPEN SPACE 


REQUIREMENTS (COMPUTED FROM THE RESIDENTIAL FLOOR AREA ONLY) SHALL BE 10% DeSiSnED EY S/R ECHIECKED BY: ARMY BD! 











EXISTING BUILDING LANDSCAPED AND 20% USABLE IN THE B1, B2, B2A, B3, AND B4 DISTRICTS, AND 15 PREPARED BY: 
D 
PROPOSED ADDITION 1ST FLOOR RETAIL TO REMAIN ERCENT USABLE IN THE B5 DISTRICT. 
1ST FLOOR GARAGE 2ND FLOOR APARTMENT UNITS 
2ND FLOOR APARTMENT UNITS 








3. PROPOSED BUILDING GROSS SQUARE FEET = 28,373 GSF. THE EXISTING LOT AREA IS 
18,929 SQUARE FEET. THE FAR = 28,373 GSF / 18,929 SF = 1.50 









BUSINESS 
#'1,259° SF 















OTHER 
RETAIL 
+828 SF 


APARTMENT 
LOBBY 
1 1.268 SF: 





SERVICE 
+1,482 SF 






SERVICE 
+1,305 SF 


1. WRITTEN DIMENSIONS ON THIS PLAN TAKE PRECEDENCE OVER ASSOCIATES, INC. 












civil engineering @ land surveying 
a CoMe ee DeOLue eae ee rege environmental consulting landscape architecture 
ae 
CONFLICT BETWEEN THIS PLAN SET AND ANY OTHER DRAWINGS * SACOM Ga 
AND/OR SPECIFICATIONS OR CONDITIONS, THE ENGINEER SHALL WOBURITATE Olaal 
BE NOTIFIED BY THE CONTRACTOR. ALL SITE ITEMS SHALL BE TEL: (781) 935-6889 
EXISTING BENCHES LAID OUT AND AS BUILT BY A LICENSED LAND SURVEYOR. FAX: (781) 935-2896 
TO REMAID 2. THE INFORMATION SHOWN ON THIS PLAN IS THE SOLE PROPERTY WOBURN, MA @ LAKEVILLE, MA @ MANCHESTER, NH 
OF ALLEN & MAJOR ASSOCIATES, INC. ITS INTENDED USE IS TO THis DRAWING HAS’ BEEN "PREPARED. IN DIGITAL FORMAT. 
— PROVIDE INFORMATION. ANY ALTERATION, MISUSE, OR 
DIG SAFE UE SE OMG UTATION. GEOINIEORVUSION CRAG IER WEOUE Lik CLIENT/CLIENT'S REPRESENTATIVE OR CONSULTANTS MAY BE 
E. “ PROVIDED COPIES OF DRAWINGS AND SPECIFICATIONS FOR HIS/HER 
AY EXPRESSED, WRITTEN CONSENT OF ALLEN & MAJOR ASSOCIATES, INFORMATION AND/OR SPECIFIC USE ON THIS PROJECT. DUE TO THE 
T INC. IS STRICTLY PROHIBITED. POTENTIAL THAT THE PROVIDED INFORMATION MAY BE MODIFIED 
HU E wioTH) UNINTENTIONALLY OR OTHERWISE, ALLEN & MAJOR ASSOCIATES, 
C. Le 
VARIA 


INC. MAY REMOVE ALL INDICATION OF THE DOCUMENT'S 


e AUTHORSHIP ON THE DIGITAL MEDIA. PRINTED REPRESENTATIONS OR 
M AS (puBLIC 2 GRAPHIC SCALE PORTABLE DOCUMENT FORMAT OF THE DRAWINGS AND 


SPECIFICATIONS ISSUED SHALL BE THE ONLY RECORD COPIES OF 


20 0 10 20 40 80 ALLEN & MAJOR ASSOCIATES, INC.'S WORK PRODUCT. 
BEFORE YOU DIG en DRAWING TITLE SHEET No 
CALL 811 OR 











1-888—DIG—SAFE 
1-888-344-7233 


( IN FEET ) 
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1” X 5 %” BUTTED "V” GROOVE BOARD W/ SHIP 
LAB JOINERY, ATTACHED TO METAL GATE FRAME. 


1°X4” CAP RAIL 2”X4” MID RAIL 
BEVELED CAP 





1"X4” BOTTOM RAIL 
2°X4” MID RAIL 
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m 
z| 1” X 5 5%” BUTTED "V” GROOVE BOARD W/ SHIP 4” @ SCH. 40 STL. PIPE (TYP) 
sla LAB JOINERY, ATTACHED TO METAL GATE FRAME. 4” @ SCH. 40 STL. PIPE (TYP) 
‘0 e GATE FRAME FABRICATED 2”X4” BOTTOM RAIL 
‘ FROM 2” STL. TUBE, (poe 
MITER, WELD, AND GRIND BUILDING 
PROVIDE 3/4” DIA. X 4” DEEP SMOOTH, PTD. ” 
SLEEVES IN CONC. PAVEMENT o Bacar se 
FOR LATCHES PIVOTING GATE LATCHES _ PIPE 
FABRICATED FROM 1/2” DIA. i 
STL. RODS © PLAN VIEW SIDE ELEVATION 
GATE DETAIL 


NOTE: 
1. SUBMIT COLOR TO ARCHITECT FOR APPROVAL. 


VINYL DUMPSTER ENCLOSURE 
NOT TO SCALE 
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